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SPECIAL ORDINANCE no. 8- LAL 
AN ORDINANCE approving City Utilities 
Purchase Order #08806, by the City 
of Fort Wayne, Indiana, by and 
through its Department of Pur- 
chasing and the B. L. Anderson 


Co., Inc. for the Water Pollution 
Control Plant. 


NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That City Utilities Purchase Order #08806, 
between the City of Fort Wayne, by and through its City Utilities, 
and the Department of Purchasing with the B. L. Anderson Co., 
Inc., for the Water Pollution Control Plant, respectfully for: 

the purchase of materials to retrofit 
for (2) flow measuring systems 


at the Water Pollution Control 
Plant; 


involving a total cost of Fourteen Thousand Two Hundred Fifty 

and No/100 Dollars ($14,250.00), all as more particularly set 
forth in said Purchase Order, which is on file in the Office 

of the Department of Purchasing, and is by reference incorporated 
herein, made a part hereof, and is hereby in all things ratified, 


confirmed and approved, subject to assignment by the City of 


herein in the City Equipment Lease financings. 
SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage, and any and all necessary | 


approval by the Mayor. 
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DIGEST SHEET 
TITLE OF ORDINANCE: SPECIAL 
DEPARTMENT REQUESTING ORDINANCE: PUR CHASING T 
SYNOPSIS OF ORDINANCE: F7 Oea 
An ordinance approving City Utilities Purchase order #08806, for the purchase of 


materials to retrofit two (2) flow measuring systems at the Water Palution Control 
Plant. 


This purchase order is "Subject to assignment by the City of Fort Wayne for the purpose 
of including the items referred to herein in the City Equipment Lease financings." 


EFFECT OF PASSAGE: 


Tt will be an upgrade of the Flow Measuring System now in use at the Water Pollution 
Control plant, permitting the City to have better and more accurate records. 


EFFECT OF NON-PASSAGE: 


The N.P.D.E.S. permit requires that an accurate record be kept of the amount of sewage 
coming into the plant. 


MONEY INVOLVED (direct costs, expenditures, savings): 
B.L. Anderson Co., Inc. $14,250.00 


ASSIGNED TO COMMITTEE (President): 
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LE 
DIVISION OF GENERAL SIGNAL CONTROLS, INC. 
To: City of Fort Wayne 

Purchasing Department 


l Main Street/Room 350 
Fort Wayne, IN 46808 


From: BIF, Division of General Signal Controls, Inc. 


c/o: B. D. Anderson: Coc ine. 


Gentlemen: 


1600 Division Road, West Warwick, RI 02893 USA 
Box217 Tel: 401-885-1000 

Cable: BIFWRWKRI TWX: 710-382-0402 
TELEX 927-631 


Quotation No.04251-24138-G 
Date: April 17, 1987 
Subject: Water Pollution Control 
Plant 
City of Fort Wayne 
Purchasing Dept. Letter of 
April @,: 1987 


Page No. 1 


We are pleased to return the enclosed quotation with pricing as 
requested. The following terms will apply to this order: 


TAXES: Applicable sales or use taxes, 


included. 


fees and licenses are not 


TERMS: Net thirty (30) calendar days from date of invoice. Balances 
overdue will be subject to a service charge of 1% per month. 


FREIGHT: F.O.B. shipping point with freight included and prepaid 


to jobsite. 


2 
SHIPMENT: 20-22 weeks from receipt of order, complete data, and 
authorization to proceed with manufacturing. 


VALIDITY: Price quoted is firm provided: 


l. Written acceptance is received at the factory within 
thirty (30) calendar days of the bid date. 


2. Purchaser agrees to accept delivery on or before 


November 30, 


than forty-five 


Purchaser is allowed not more 
(45) calendar days for review and 


return of submittals for approval, should such 


submittals be required. 


Shipments delayed by the buyer or his agents will be 
escalated at a rate of 2% per calendar month, 
compounded, of the value of the unshipped portion. 


IMPORTANT READ CAREFULLY 


“This proposal is for prompt acceptance. Buyer agrees he has full knowledge of the conditions printed on the reverse 
side hereof: and that the same shall be the sole terms and conditions of the agreement between Buyer and BI F and 
chall he hinding if either (1) Buyer issues a Purchase Order for the goods referred to herein any printed statement to 


Form 279 












BF 


. 


A UNIT OF GENERAL SIGNAL CORPORATION 


City of Fort Wayne 





QUANTITY 





QUOTATION NO. 04251-24138-G PAGE NO. 2 


DESCRIPTION 





NOT INCLUDED: Anything not mentioned above as included will be 


construed to be NOT INCLUDED whether or not non- 
. inclusion is specifically acknowledged. 
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Exclusive Sales Representative 
BIF A UNIT OF GENERAL SIGNAL CORP. 
BHO 1 Ib 


Enclosure: Specification for SBF II Retrofit "With Prices" 


ecs: Mr. Tom iGriffiths, BIF; West Warwick 





Specifications for BIF SBF II Retrofit 


Flow metering system for 48" tube, serial number 41111, and 
a 60" tube, serial number 41110. 


The SBF II Retrofit shell consists of BIF model 
251-19 transmitter with 30" capillary tubes and 
10" probes and all necessary mounting parts. The 
transmitter shall be the differential pressure 
type, actuated through type 316 stainless steel 
diaphragms on the sensors. The sensors shall 
utilize a pure liquid on one side of the diaphragm 
to oppose and sense the solids bearing fluid at 
the inlet and throat section of the primary. The 
transmitter shall have a operating temperature 
range of 0°F to 180°F at 100% relative humidity. 
The upper housing shall be cast low copper 
aluminum alloy, fully anodized, and shall have an 
acrylic urethane finish. The lower body shall be 
type 316 stainless steel. The enclosure shall be 
Nema 6, limited submersible to 40-foot head for 
48-hours, and Nema 7 explosion proof, class I, 
division 1, groups A,B,C and D. The output signal 
shall be a 4-20 mA dc proportional to flow. The 
system accuracy shall be +1% of flow span 
continuous to zero. When the retrofit is 
complete, the solid bearing fluid system shall be 
equivalent to BIF model 189. 


Provide sufficient time for BIF serviceman for 
installation ofthe retrofit, calibration of 
retrofited flow operators and training of plant 
personnel to service the new meter. 


IT IS IMPERATIVE THAT MATERIAL BE QUOTED SEPARATELY 
FROM LABOR. 


Cost - 48" Tube, Serial #41111 - Material only:$8,500.00 


Cost - 48" Tube, Serial #41111 - Labor only: $1,975.00 
Cost - 60" Tube, Serial #41110 - Material only:$5,750.00 


Cost - 60" Tube, Serial #41110 - Labor only: $1,975.00 
é 
ac 
Note: If both existing Venturies,tapped and the 
transmitters mounted so that all service can be 
performed on one (1) trip DEDUCT $712.00 from the 
TOTAL of the "labor only" figures above. 
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CHARLES B. REDD 
CHAIRMAN 


PAUL M. BURNS 
VICE CHAIRMAN 
THOMAS C. HENRY 


BEN A. EISBART 


SAMUEL J. TALARICO 
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SANDRA E. KENNEDY 
CITY CLERK 


